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Message Text 



PAGE 01 NATO 02749 172234Z 
11 

ACTION EUR-25 

INFO OCT-01 ISO-OO CIAE-00 PM-03 INR-10 L-03 NSAE-00 PA-02 

RSC-01 PRS-01 SP-03 USIA-12 TRSE-00 SAJ-01 EB-05 

COME-OO OC-06 CCO-OO SS-20 NSC-04 OMB-01 DRC-01 /099 W 

067089 

R 171740Z MAY 74 
FM USMISSION NATO 
TO NAVFACENCOM ALEXANDRIA VA 
INFO SECSTATE WASHDC 5769 
SECDEF WASHDC 
CNO WASHDC 

USLOSACLANT NORFOLK VA 
CINCLANTFLT NORFOLK VA 
LANTVACFACENGCOM NORFOLK VA 
DCA WASHDC 

CONFIDENTIAL USNATO 2749 

E.O. 11652: GDS80 
TAGS: MCAP NATO 

SUBJECT: NATO INFRASTRUCTURE-TYPE B ESTIMATE FOR ALTERNATE 
COMMUNICATIONS CENTER (ACC), ROOSEVELT ROADS, SLICE 
XIX/SERIAL 20 

REF: LANTVAVFACENGCOM MEMO, 09A26:MHB 400/NATO, SERIAL C-19, 

DATED 15 APR 74, SUBJ: SACLANT ACC ROOSEVELT ROADS, PUERTO RICO; 
FORWARDING TO TYPE B ESTIMATE FOR (U). 

1. FOLLOWING MESSAGE CLASSIFIED NATO RESTRICTED RECEIVED 16 MAY 74. 
QUOTE 

082049Z MAY 74 
FM SACLANT 
TO USNLR 

INFO SACLANTREPEUR 

SUBJECT: SACLANT ACC TYPE B ESTIMATE, SLICE XIX, SER 20. 

USNLR NOT ACTION ADDRESSEE, PASS TO USMISSION NATO, BRUSSELS FOR 
ACTION AND NAVFACEGCOM HQ FOR INFO. 

CONFIDENTIAL 

PAGE 02 NATO 02749 172234Z 

A. NAVFACENGCOMLANTDIV LTR SER C-19 OF 15 APR 74(NOTAL 

1. INITIAL REVIEW OF SUBJECT PROJECT FORWARDED BY REF (A) REVEALS 
DESIGN NOT FULLY COMPATIBLE WITH THE NICS IN THE TIME FRAME OF 
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EXPECTED PROJECT COMPLETION. REQUEST PROJECT SUBMISSION TO 
INFRASTRUCTURE COMMITTEE BE HELD IN ABYANCE PENDING COMPLETE 
REVIEW AND CLARIFICATION OF ABOVE. END QUOTE 
2. MISSION WILL HOLD TYPE B ESTIMATE PENDING FURTHER ADVICE. 
RUMSFELD 

CONFIDENTIAL 

« END OF DOCUMENT » 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 1 1 JUN 1999 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 17 MAY 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: golinofr 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974ATO02749 
Document Source: ADS 
Document Unique ID: 00 
Drafter: n/a 
Enclosure: n/a 

Executive Order: 1 1 652 GDS80 
Errors: n/a 
Film Number: n/a 
From: NATO 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740587/abbryuzo.tel 

Line Count: 61 
Locator: TEXT ON-LINE 
Office: n/a 

Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 

Reference: LANTVAVFACENGCOM MEMO, 09A26:MHB 400/NATO, SERIAL C-19, DATED 15 APR 74, SUBJ: SACLANT ACC ROOSEVELT 

ROADS, PUERTO RICO; FORWARDING TO TYPE B ESTIMATE FOR (U). 1 . FOLLOWING MESSAGE CLASSIFIED NATO RESTRICTED 

RECEIVED 1 6 MAY 74. QUOTE 082049Z MAY 74 

Review Action: RELEASED, APPROVED 

Review Authority: golinofr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 05 APR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <05 APR 2002 by cunninfx>; APPROVED <12 JUN 2002 by golinofr> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NATO INFRASTRUCTURE-TYPE B ESTIMATE FOR ALTERNATE COMMUNICATIONS CENTER (ACC), ROOSEVELT ROADS, 
SLICE XIX/SERIAL 20 
TAGS: MCAP NATO 

To: NAVFACENCOM ALEXANDRIA VA INFO STATE 

SECDEF 

CNO 

NORFOLK VA 
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CINCLANTFLT NORFOLK VA 
LANTVACFACENGCOM NORFOLK VA 
DCA 

Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 
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